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Message Text 



UNCLASSIFIED 

PAGE 01 QUITO 03959 3I1451Z 
45 

ACTION OC-06 

INFO OCT-OI CCO-00 ADP-00 /007 W 

099746 

R3II259Z JUL 73 
FM AMEMBASSY QUITO 
TO SECSTATE WASHDC 8166 

UNCLAS QUITO 3959 

DEPARTMENT FOR A/OC & RCO/ARA 

E.O. 11652: N/A 

TAGS: ASUPJX ACOM, ABLD 

SUBJECT: EPABX INSTALLATION 

REE: STATE 144479 

1. EQUIPMENT RECEIVED. EPABX TO BE CUT OVER 7/30. REQUIRED 
WORK AFTER CUT OVER AS FOLLOWS: 

A. ASSIST LOCAL ELECTRICIAN IN REMOVAL OF PABX TO INSURE 
ZPROPER REMOVAL DUE TO RESALE. 

B. RELOCATE EPABX TO PERMANENT LOCATION. 

C. RELOCATE STATION CABLES THAT ARE PRESENTLY TERMINATED ON 
OLD FRAME. 

D. BECAUSE OF CONDITION OF OLD FEEDER CABLES, NEW CABLES WERE 
RUN TO EACH ELOOR AND HALF TAPPED INTO THE OLD TERMINALS. ALL 
OLD CABLES HAVE TO BE REMOVED. 

E. FEEDER CABLE TO CONSULAR SECTION (SEPARATE BUILDING) HAS 
TO BE REPLACED. 

F. INSTALLATION OF THREE KEY SYSTEMS. REARRANGEMENT AND 
ADDITIONS TO OLD KEY SYSTEM EV ADD THREE NEW LINES WITH JACKS 
IN CONFERENCE ROOM. INSTALL TWO LINE INSTRUMENTS IN SEVEN 
LOCATIONS. 

2. DUE TO UNANTICIPATED INCREASED WORK LOAD, ADVISE IF CEO-T 
MINATRE SHOULD CONTINUE AS SCHEDULED. PRESENTLY ON BRANIFF 
WAITING LIST FOR 8/2, 8/3, 8/4 FOR BUENOS AIRES. 

CHAPLIN 

UNCLASSIFIED 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 31JUL 1973 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1973QUITO03959 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: n/a 

From: QUITO 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t1973072/aaaaaazd.tel 
Line Count: 52 
Locator: TEXT ON-LINE 
Office: ACTION OC 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: 

Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 73 STATE 144479 
Review Action: RELEASED, APPROVED 
Review Authority: martinml 
Review Comment: n/a 
Review Content Flags: 

Review Date: 06 NOV 2001 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <06-Nov-2001 by phillir0>; APPROVED <20 FEB 2002 by martinml> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: EPABX INSTALLATION 
TAGS: ASUP, ACOM, ABLD, EC 
To: STATE 
Type: TE 
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